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Message Text 


UNCLASSIFIED 

PAGE 01 YAOUND 00700 041437Z 

44 

ACTION AID-31 

INFO OCT-01 AF-06 ISO-OO EB-07 IGA-01 /046W 

011244 

R041135Z MAR 75 
FM AMEMBASSY YAOUNDE 
TO SECSTATE WASHDC 5268 

UNCLAS YAOUNDE 0700 

HAV ABIDJAN'S 1718 RPTD TO YOU FOR UR INFO: 


QTE: 


R 280825Z FEB 75 
FM AMEMBASSY ABIDJAN 
TO RUFJCX/AMEMBASSY LIBREVILLE 0582 
INFO RUFHOL/ AMEMBASSY BONN 8164 
RUTADE/AMEMBASSY YAOUNDE 1722 

UNCLAS ABIDJAN 1718 

AIDAC 

E.O. 11652: N/A 

SUBJ: GABON ACCESS ROADS 

REF: LIBREVILLE 0231 

t REQUEST CLARIFICATION OF PROJECT TIMETABLE CONTAINED 

REFTEL. IF CONSTRUCTION CONTRACT FOR PHASE I FEEDER 

ROADS TO BE LET ABOUT MID 1976, LOANS FROM FRG, AID AND 

AFDD WHICH WOULD JOINTLY FINANCE A LARGE PART OF PROJECT, MUST 

BE EXECUTED FIRST, I.E. BEGINNING OF CALENDER 1976 

INSTEAD OF BEGINNING OF 1977 AS REFTEL STATES. 

2. FOLLOWING LOAN AUTHORIZATION, AGENCY POLICY (PD57) 
PRESCRIBES SPECIFIC MAXIMUM TIME PERIODS FOR LOAN 
EXECUTION AND MEETING OF CONDITIONS PRECEDENT. SINCE 
MAJOR CP IS EXECUTED CONTRACT. THIS MEANS THAT GOG 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 YAOUND 00700 041437Z 

MUST BE READY AND ABLE TO SIGN CONSTRUCTION CONTRACT 
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BY END FEB 1976 IF AID LOAN AUTHORIZED IN JUNE 1975. 

THIS ALSO ASSUMES FRG AND AFDB LOANS WILL BE EXECUTED 
IN EARLY 1976 OR BEFORE. 

3. REQUEST EMBASSY LIBREVILLE INFORM GOG OF ABOVE 
TIMING CONSTRAINTS AND SEEK REALISTIC APPRAISAL OF 
WHETHER ALL NECESSARY STEPS OUTSIDE AID'S CONTROL CAN 
BE COMPLETED BY FEB 1976. IF NOT, WE MAY BE FORCED TO 
CONSIDER DEFDIRING LOAN AUTHORIZATION TO FY 1976. 

DIAMANTI 
UNQUOTE MOORE 


UNCLASSIFIED 


NNN 
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